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This  Supplement  to  the  1962  Fiscal  Year  Capital 
Budget  contains  the  preliminary  plans  and  outline 
specifications  for  major  construction  projects 
included  therein. 


The  purpose  of  the  Supplement  is  to  assist  in  vis- 
ualizing the  projects  and  their  functions.  It 
should  be  studied  with  the  capital  budget  report. 
This  document  is  designed  to  meet  the  requirement 
of  Chapter  121  of  the  Acts  of  1956  \riiich  calls  for 
the  subnittal  of  preliminary  plans  and  outline 
specifications  for  permanent  construction  projects 
at  the  time  the  construction  funds  are  requested. 


The  estimated  building  costs  given  in  this 
Supplement  include  all  fees  involved. 
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DEPARTMENT  OF  MARYLAND  STATE  POLICE 


GYMNASIUM  AND  TRAINING  FACILITIES 

Headquarters  -  Pikesville,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  a  one-story  building  containing  12,220  square 
feet.  It  will  provide  facilities  for  physical  education  and  training  of 
State  Police  personnel.  The  building  is  designed  so  that  a  wing  housing 
a  swimming  pool  can  be  added. 


PRELIMINARY  PLAIN'S  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Brick,  slag  block  back-up  to  match 

adjacent  structures 

Roof Slate 

Windows Metal 

Floors Maple  in  gymnasium j  asphalt  tile 

in  other  areas  except  toilet  and 

shower  spaces  to  be  ceramic  tile 

Interior  partitions.  Slag  block  painted 

Ceilings  ....  Exposed  construction  in  gymnasiumj 

plaster  generally  throughout 

remainder 

Mechanical-electrical Normal  standard 

Heating Connected  to  central  steam  heating 

plant 

ESTIMATED  PROJECT  COST 

Building,   including  utilities  and  site  improvanents .    .     $337.000 
Total $337,000 

Swimming  Pool  addition,   including  utilities 

and  site  improvouents. $  84.,0OO 
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DEPAROJIENT  OF  MENTAL  HYGIENE 


Central  kitchen,  storeroom  and  employees  cafeteria 

Eastern  Shore  State  Hospital 
Cambridge 


PROJECT  description 

This  project  consists  of  a  one- story  ccmbination  storeroom,  central 
kitchen  and  employees  cafeteria  containing  28,4X)0  square  feet.  The 
Cafeteria  will  seat  125  and  the  kitchen  has  a  1500  meal  capacity. 


preliminary  plans  and  outline  specifications 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Brick  with  slag  block  back-up,  painted 

Roof Concrete  or  gypsum  on  steel  joists, 

20-year  composition  roofing,  flat 

Windows Metal 

Floors  ....  ....  Generally  concrete  exposed}  kitchen 

quarry  tile}  and  dining  roan  area 
to  be  asphalt  tile,  grease  proof 

Interior  walls  and  partitions.  .  Slag  block,  painted,  except  in 

refrigeration  areas  where  special 
refrigeration  finishes  are  to  be 
applied  and  in  food  preparation 
areas  where  special  ceramic  finish 
or  coatings  are  to  be  used. 

Ceilings  ....  Generally  plaster  with  acoustic  tile 

in  dining  area}  storage  area  to 
have  exposed  construction 

Plumbing  Standard  toilet  facilities  with 

specialized  equipment  for  kitchen 
and  refrigeration 

Utilities. Extended  frcan  existing  systems, 

standard  fixtures 

Equipment Standard  ccsnmercial  kitchen  equipment, 

generally  stainless  steel  and 
electrical  cooking  equipment 

ESTIMATED  PROJECT  COST 

Building  including  utilities $4.70,800 

Site  improvements 5.000 

Total $4.75,800 


m 


•=3: 

-J 

"^ 

<1 


G 

G 

n 


D 


a 


-J 


o 


r,    U. 

V  > 
G 

_   < 

G  f^ 


J 


tx 

10 

o 

n= 

Q 

lU 

7 

1- 

< 

u) 

>- 

ii  1 

w 

P" 

< 

O 

> 

3r 

• 

in 

UJ 

VJ 

2 

D 

cv 

fV 

lU 

< 

< 

lU  U 


DEPARTMEllT  OF  MENTAL  HYGIENE 


CLINICAL  SERVICES  &  RESEARCH  BUILDING 
Rosewood  State  Training  School 
Owings  Mills 


PROJECT  DESCRIPTION 


The  project  consists  of  a  three-story  building  with  basement,  all  joined 
to  the  Rogers  Building  and  containing  59,778  square  feet.  The  building 
will  have  a  capacity  of  154.  beds.  It  will  be  a  diagnostic  unit  in  which 
will  be  concentrated  all  medical  consultation,  laboratoiy,  technical, 
social  and  psychological  services  for  screening  and  study  of  all 
entering  children  and  special  studies  of  sane  of  the  present  population, 
as  well  as  providing  a  short-term  intensive  therapy  center  and  research 
facilities. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are: 

Exterior  walls Light  colored  brick  to  harmonize 

with  existing  adjacent  stone, 
backed  up  with  slag  block 

Roof , .Concrete,  flat,  20year  ccmposition 

Windows  ,,,,.  ...  ,Metal 

Floors Concrete  with  asphalt  or  vinyl 

asbestos  tile  finish  except  in 
toilets  and  similar  areas  which 
are  to  be  ceramic  tile 

Interior  walls. Slag  block  with  special  ceramic 

tile  or  coating  as  required  for 
hospital  sanitary  requirements. 
Storage  rooms,  offices,  etc.  to 
be  slag  block,  painted. 

Ceilings Generally  plastered  and  acoustic 

tile  in  corridors,  assembly  areas, 
etc.  Exposed  concrete  construction 
painted  in  storage  and  other  areas 
as  appropriate. 

Mechanical-electrical Standard  for  hospital  use 


ESTIMATED  PROJECT  COST 

Building,  including  utilities  and  renovation  of 

the  Rogers  Building  $1,^89,000 

Site  improvements 20.000 

Total $1,509,000 
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MARYLAND  SCHOOL  FOR  THE  DEAF 
Frederick 


ONE  85- BED  GIRL'S  DORMITORY,  INCLUDING  INFIRMARY, 
AND  ONE  100- BED  BOY'S  DORMITORY 


PROJECT  DESCRIPTION 


This  project  consists  of  two  dormitory  buildings,  one  each  for  girls 
and  boys.  Both  are  three-story  buildings  and  contain  21,516  square  feet. 
The  girl's  dormitory  provides  85  beds,  a  l/i.-bed  infirmary  and  U   supervisor 
rooms.  The  boy's  dormitory  provides  100  beds  and  U   supervisor  rooms. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Brick  with  slag  block  back-up 

Roof Slate 

Windows  Metal  to  correspond  with  new  Primary 

School  building 

Floors  .....  Concrete  with  asphalt  tile  finish 

Interior  walls  ...  Slag  block  exposed  and  painted  except 

toilet  rooms  to  have  glass  wainscot 

with  painted  plaster  above 
Ceilings  Generally,  plastered  except  where 

underside  of  floor  permits  painting 
Plumbing,  heating  and 

electrical  Normal  standard  installation 


ESTIMATED  PROJECT  COST 

Buildings $698,200 

Utilities ^6,000 

Site  improvements •  20.000 

Total $764.,200 
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MORGAN  STATE  COLLEGE 
Baltimore 


ADMINISTRATION  BUILDING 


PROJECT  DESCRIPTION 

The  project  is  a  three-story  building  containing  30,750  square  feet  which 
will  acccanmodate  all  the  administrative  activities  of  the  College. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Qitline  specifications  ares 

Exterior  walls  Stone  with  slag  block  back-up 

Roof Flat  with  20-year  composition  roofing 

Windows Metal 

Floors  .....  Concrete  with  vinyl  asbestos  tile 

finish 
Interior  walls  Permanent  nature  slag  block  painted. 

Toilet  rocms  to  be  tile  wainscot. 

Semi-movable  partitions  in  some 

office  areas  with  glass  above  wainscot. 
Mechanical-electrical  Conventional  type  with  air  conditioning 

and  ventilation  throughout  entire 

building, 

ESTIMATED  PROJECT  COST 

Building,  including  utilities  and  site 

improvements S600.000 

Total $600,000 
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MORGAN  STATE  COLLEGE 
Baltimore 


ALTERATION  OF  AND  ADDITIONS  TO  SPENCER  HALL 


PROJECT  DESCRIPTION 

This  project  consists  of  two  additions  to  Spencer  Hall  (one  addition 
connecting  to  Carnegie  Hall  and  the  other  terminating  at  Calloway  Hall) 
and  renovation  of  Spencer  Hall  to  effect  improved  space  utilization. 
The  additions  contain  a  total  of  approximately  27,000  square  feet  and 
will  provide  additional  classroom  spaces,  laboratories  and  facilities 
for  the  Heme  Economics,  Science  and  Mathematics  programs  at  the  College, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  ....  Stone  to  match  existing  structure 

Roof Concrete,  flat  with  20-year  ccmposition 

roofing 

Windows Metal  to  match  existing  windows 

Interior  walls  and  partitions,  .  Generally  slag  block  painted,  with 

ceramic  wainscot  in  toilet  roans 

Floors  .,.«  Concrete  with  asphalt  tile  finish 

Ceilings  .,,,.,  Generally  acoustic  tile  except  in 

practice  apartment  area  where 

plaster  will  be  used 
Plumbing,  heating  and 

electric  Standard  as  for  college  classrocm 

buildings 


ESTIMATED  PROJECT  COST 

Building,  including  utilities  and  site 

improvanents  ,..., SZ.95.000 

Total $495,000 
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STATE  DEPARTMENT  OF  EDUCATION 


INFIRMARY  AND  HEALTH  CENTER 

Towson  State  Teachers  College 
Towson 


PROJECT  DESCRIPTION 


This  project  provides  an  Infirmary  ccsaprising  a  two-story  building 
with  7300  square  feet  of  floor  space,  19  patient  beds,  nurses 
apartment,  diet  kitchen,  laboratory  and  treatment  roans,  examining 
rooms  and  office  space. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  back-up 

Roof Concrete,  flat  with  20- year  ccmposition 

roofing 

Windows Metal 

Interior  walls  and 

partitions  Generally,  slag  block  with  coatings  or 

plaster  as  required  for  interior 
of  exterior  walls.  Special  ceramic 
finish  or  coatings  as  appropriate 
to  various  areas  for  sanitary 
purposes 

Floors  ,  Generally  vinyl  asbestos  tile 

Ceilings  .  Plastered  except  for  reception  area, 

corridors,  etc.,  to  have  acoustic 
tile 
Mechanical-electrical Standard  as  for  hospital  use 


ESTIMATED  PROJECT  COST 

Building  $143,000 

Site  improvements  and  utilities, 7.000 

Total $150,000 
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UNIVERSITY  OF  MARYLAND 


MEN*S  DORMITORY   (548  CAPACITY)   AND  ADJOINING 
DINING  HALL 

University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  project  consists  of  an  eight-story  Dormitory  building  containing 
approximately  127,000  square  feet  which  will  house  5A0  male  students, 
8  faculty  residents  and  1  house  director;  and  a  single- story  dining  hall 
containing  6298  square  feet  which  will  seat  500  men.  The  project  will 
complete  the  quadrangle  of  dormitories,  kitchen  and  dining  facilities 
now  under  construction. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right,   CXitline  specifications  are: 

Exterior  walls Brick,  with  slag  block  back-up 

Roof Concrete,  flat,  with  20-year 

ccxnposltion  roofing 

Windows Wood,  double  hung 

Floors Concrete  with  vinyl  asbestos  tile 

finish  except  in  toilet  roans 

to  be  ceramic  tile 
Interior  walls  and 

partitions.  .......,,,.  Generally  slag  block,  painted, 

with  ceramic  wainscot  in  toilet 

rooms 
Ceilings Generally,  underside  concrete  slab, 

painted 
Plumbing,  heating  and 

electric .,  Standard  as  for  doimitory  buildings 

Elevators  .,  Fully  self- operated  automatic 


ESTIMATED  PROJECT  COST 

State  share  of  Dormitory  building  $  904,200 

Dining  Hall  building  140.000 

Total  State  Funds  $1,044,200 

University  share  of  Dormitory  building,  ,  •  •  ,  ,  904.200 
Total  cost  of  buildings,  utilities  and 

site  improvements  ,.*,,*,  $1,948,400 
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UNIVERSITI  OF  MARYLiiM) 


INFIRMARY 

University  of  Maryland 
College  Park 


PROJECT  DESCRIPTION 


This  project  id.ll  replace  the  existing  Infinnary  which  does  not  have 
sufficient  capacity  for  the  rapidly  increasing  enrollment.  It  is  a 
two  and  one  half-story  building  containing  a  total  of  25,000  square 
feet  and  will  provide  25  patient  beds,  offices,  examining  and  treatment 
rooms,  minor  surgery  roam,  accident  room,  diet  kitchen  and  open  ward 
space  to  accommodate  10-15  additional  beds  in  the  event  of  an  epidemic. 


PRELIMINARY  PLAINS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls   ..  Brick  vdth  slag  block  back-up 

Roof Slate 

Windows Wood,  double  hung 

Interior  walls  and 

partitions  .....  Generally,  slag  block  with  coatings 

or  plaster  as  required  for  interior 
of  exterior  walls.  Special  ceramic 
finish  or  coatings  as  appropriate 
to  various  areas  for  sanitary  purposes 

Floors  Concrete  slab  with  vinyl  asbestos  tile 

Ceilings  Generally,  plastered  except  for  waiting 

rocsn,   corridors,  etc,  to  have 
acoustic  tile  and  storage  space  to 
be  open  face 

Mechanical-electrical     Standard  as  for  hospital  use.  Elevator 

self- operated  autcmatic 


ESTIMATED  PROJECT  COST 

Building,  including  utilities  and 

site  improvements. $A55.000 

Total $455,000 
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UNIVERSITY  OF  MARYLAND 


ADDITION  TO  PHYSICS  BUILDING 
University  of  Maryland 
College  Park 


PROJECT  DESCRIPTION 


This  project  is  a  foui> story  and  bassaent  addition  to  the  present 
Physics  building.  It  vrill  contain  4-8,307  square  feet  and  vdll  provide 
the  additional  instructional,  laboratory  end  office  space  required 
to  carry  cut  the  University  program  of  instruction  and  research  in 
Physics. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.   Outline  specifications  are: 

Exterior  walls Brick  to  match  existing  building 

with  slag  block  back-up 
Roof Concrete,  flat  with  20-year 

ccmposition  roofing 
Windows  Wood,  double  hung  to  match  windows 

in  existing  building 

Interior  walls Slag  block,  painted 

Floors Concrete  with  asphalt  tile  except 

machine  shop  floors  to  have 

vertical  grain  wood  block 
Ceilings.  ....  Painted  exposed  concrete  beams 

and  slabs 
Mechanical-electrical   Standard  as  for  laboratory  and 

classroom  requirements 


ESTIMATED  PROJECT  COST 

Building,  including  utilities  $795,000 

Site  improvements 5.000 

Total $800,000 
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MARYLAND  STATE  COLLEGE 


WOMEN'S  DORMITORY  (72  BEDS) 
Princess  Anne 


PROJECT  DESCRIPTION 


This  project  consists  of  a  three-story  addition  to  the  present 
girl's  dormitory.  It  will  contain  17,517  square  feet  and  will 
provide  72  student  beds,  a  matron's  suite,  guest  rocm  and  a  lounge 
for  joint  use  by  students  housed  in  the  existing  dormitory  and  those 
to  be  housed  in  this  addition. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Foundations  ....  Concrete  spread  footings 

Exterior  walls,  .  .  Brick  to  match  existing  dormitory 

with  concrete  block  back-up 

Roof. Structural  steel  roof  system  with 

20-year,  slag  surfaced,  built-up 
roof 

Windows  Wood,  double  hung 

Interior  walls.  ........  Generally  painted  exposed  concrete, 

plaster  in  Matron's  suite  and 
lounge.  G.S.T.  soaps  or  ceramic 
tile  wainscot  in  corridors,  full 
height  in  toilet  roans 

Floors  Generally  vinyl  asbestos  tile  with 

quarry  tile  base.  Toilet  areas 
to  have  ceramic  tile  floor 

Ceilings Mineral  type  acoustical  tile  with 

wood  trim  and  picture  moulding 
Utilities  .  Standard  for  Dormitory  building 


ESTIMATED  PROJECT  COST 

Building,  including  site  improvements $282,800 

Utilities A.IOQ 

Total $286,900 
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